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Message Text 


UNCLASSIFIED 
PAGE 01 STATE 126385 
12 

ORIGIN EUR- 12 

INFO OCT-01 ISO-00 DODE-00 CIAE-00 PM-03 INR-07 L-03 

ACDA-10 NSAE-00 PA-02 PRS-01 SP-02 USIA-15 TRSE-00 

SAJ-01 EB-07 COME-00 /064 R 

DRAFTED BY NAVY/NAVFAC:MQUADE:MEM 

APPROVED BY EUR/RPM:EREHEELD 

CNO:CDR. MCCORVEY 

USAE: LTC SIGLER 

OSD/ISA:MR. MILLER 

JS/J-4:CDR LEWIS (INFO) 

130810 

R 301955Z MAY 75 

FM SECSTATE WASHDC 

TO USMISSION NATO 

INFO NAVFACENGCOM ALEX VA 

LANTDIVNAVFACENGCOM NORFOLK VA 

ADC ENT AFB CO/DEEC 

UNCLAS STATE 126385 

E.O. 11652:N/A 

TAGS: MARR, NATO 

SUBJECT:NATO INFRASTRUCTURE - SACLANT SLICE XXV, SERIALS 
3A, B, C, D, WORKSHOPS AT KEFLAVIK 

REF: NATO 2506 

1. ESTIMATED COST AS FOLLOWS IN DOLLARS 

12M 13.9M 

ITEM TOWER TOWER INCR 

FOUNDATION (EXCA- 7,713 7,713 0 
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INSULATION) 

FLOOR SLAB (GRAVEL 2,000 2,000 0 

BACKFILL CONC DECK) 

WALLS (STRUCT STEEL, 49,505 53,245 3,740 

DECK GRATING, SAFETY 
LADDER, INSULATED 
METAL PANELS, 

PAINTING) 

ROOF 3,640 3,640 0 

MISCAJTILITIES 9,176 9,176 0 

TOTAL 72,034 75,774 3,740 

2. 14 PERCENT US SHARE OF COMPLETE TOWER (10,608) 

APPEARS EXCESSIVE SINCE ONLY THE QTE WALL UNQTE PORTION 
IS AFFECTED BY INCREASED HEIGHT (3,740 I.E. 7 PERCENT 
OF QTE WALL UNQTE PORTION, OR 5 PERCENT OF TOTAL TOWER). 

ACCORDINGLY, REQUEST DISCUSSION TOWARDS AGREEMENT WITH 
NIS FOR MORE EQUITABLE COST SHARE PERCENTAGE. 

INGERSOLL 
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Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, FUND ALLOTMENT, MILITARY BASES 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 30 MAY 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE1 26385 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MQUADE:MEM 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 90-1 109 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 975/newtext/t1 975054/aaaaaddp.tel 

Line Count: 86 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 
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Previous Classification: n/a 

Previous Handling Restrictions: n/a 
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Review Comment: n/a 
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Review Transfer Date: 
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